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ORDINANCE NO. 90-51 


AN ORDINANCE OF THE BOARD OF COUNTY 
COMMISSIONERS OF PALM BEACH COUNTY, FLORIDA, 

AMENDING ORDINANCE 89-31, PALM BEACH COUNTY 
BUILDING CODES ENFORCEMENT ADMINISTRATIVE 
CODE; PROVIDING FOR APPLICABILITY; 

PROVIDING FOR REPEAL OF LAWS IN CONFLICT; 

PROVIDING FOR INCLUSION IN THE CODE; 

PROVIDING FOR SEVERABILITY; AND PROVIDING 
FOR AN EFFECTIVE DATE. 

WHEREAS, Chapter 125 of the Florida Statutes empower 
counties to provide for the health, safety and general welfare 
including the enactment and enforcement of construction and 
related technical standards and regulations; and 

WHEREAS, pursuant to Chapter 74-565, Laws of Florida, as 
amended, Palm Beach County has adopted by Ordinance the Standard 
Building, Gas, Mechanical and Plumbing Codes, 1988 edition; and 

WHEREAS, Chapter 74-565, Laws of Florida, as amended, 
authorizes Palm Beach County to adopt by ordinance amendments to 
modify and improve its construction codes to meet local 
conditions, provided that said amendments do not lower the 
standards of the minimum code adopted; and 

WHEREAS, pursuant to Chapter 74-565, and F.S. 
553.73(a), the Building Code Advisory Board of Palm Beach County 
has reviewed local conditions and based on this review has 
recommended the adoption of these amendments; and 

WHEREAS, the adoption of these amendments will be in 
the public interest by strengthening the Building Codes 
Enforcement Administrative Code, for the health safety and general 
welfare of citizens in the unincorporated area of Palm Beach 
County; and 

WHEREAS, the Board of County Commissioners of Palm 
Beach County, sitting as the Local Planning Agency, has determined 
that the proposed amendments to the Standard Codes, ar$ consistent 
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with the adopted Comprehensive Plan of Palm Beach County, as 
required by Section 163.3194(2), Florida Statutes. 


NOW, THEREFORE, BE IT ORDAINED BY THE BOARD OF COUNTY 
COMMISSIONERS OF PALM BEACH COUNTY, FLORIDA, that: 

SECTION 1 - ADOPTION OF AMENDMENTS TO THE BUILDING CODES 

ENFORCEMENT ADMINISTRATIVE CODE 

The Amendments to the Building Codes Enforcement 
Administrative Code, hereto attached are hereby adopted and 
incorporated herein. 

SECTION 2 - APPLICABILITY 

The Building Codes Enforcement Administrative Code, as 
amended by these standards shall be the minimum for the 
unincorporated areas of Palm Beach County and for those 

municipalities within Palm Beach County for which the Palm Beach 

County Planning, Zoning and Building Department provides 

construction code enforcement services pursuant to 

intergovernmental agreement. This ordinance shall apply as far as 
possible to any future editions of the technical codes, which may 
be adopted by the State or County for Palm Beach County, until 
such time Palm Beach County may adopt new amendments. 


SECTION 3 - REPEAL OF LAWS IN CONFLICT 

All ordinances, or parts of ordinances of Palm Beach 
County, Florida, which are in conflict are hereby repealed. All 
or any part of those local laws which pertain to Palm Beach 
County, Florida, which conflict with this ordinance or parts of 
this ordinance are hereby repealed pursuant to Article 8, Section 
6d, Florida Constitution. 

SECTION 5 - SEVERABILITY 

If any section, paragraph, sentence, clause, or word of 
this ordinance is for any held by the Court to be 
unconstitutional, inoperative or void, such holding shall not 
affect the remainder of this ordinance. 
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SECTION 5 


EFFECTIVE DATE 


The provisions of this ordinance shall become effective 
after receipt of acknowledgement by the Secretary of State, on 
February 1, 1991. 


APPROVED AND ADOPTED by the Board of County 
Commissioners of Palm Beach County, Florida, on this 18th day Q f 
December _, 19 90 . 


APPROVED AS TO FORM 
AND LEGAL SUFFICIENCY: 



W-L 


County Attorney 



Acknowledgement by the Department of State of the State 
of Florida, on this, the 31st day of December 19 90. 


Acknowledgement from the Department of 

State received on the 4th day of January _, 19.91., at 

3:58 . £_.m., and filed in the Office of the Clerk of the Board of 
County Commissioners of Palm Beach County, Florida. 
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CHAPTER 1 


PALM BEACH COUNTY 

BUILDING CODES ENFORCEMENT ADMINISTRATIVE CODE 
101 - TITLE AND SCOPE 


101.1 - TITLE 

The provisions of the following chapter shall constitute and be 
known and be cited as "The Building Codes Enforcement 
Administrative Code" hereinafter known as "this Code". 

101.1.1 Purpose 

The purpose of this Code is to provide for the administration 
and enforcement of the Building, Electric, Gas, Mechanical, 
Plumbing, Pool and Manufactured Homes/Building Codes, 
hereinafter referred to as the "technical codes", as may be 
adopted by the state or Palm Beach County. 

101.2 - CODE REMEDIAL 

101.2.1 General. This Code is hereby declared to be 

remedial, and shall be construed to secure the beneficial 
interests and purposes thereof - which are public safety, 
health, and general welfare - through structural strength, 
stability, sanitation, adequate light and ventilation, and 
safety to life and property from fire and other hazards 
attributed to the built environment including alteration, 
repair, removal, demolition, use and occupancy of buildings, 
structures, or premises, and by regulating the installation and 
maintenance of all electrical, gas, mechanical and plumbing 
systems, which may be referred to as service systems. 

101.2.2 Quality Control. Quality control of materials and 
workmanship is not within the purview of this Code except as it 
relates to the purposes stated herein. 
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101.2.3 Permitting And Inspection. The inspection or | 

permitting of any building, system or plan by any jurisdiction, 
under the requirements of this Code, shall not be construed in 
any court as a warranty of the physical condition of such 
building, system or plan or the adequacy of them. No 
jurisdiction nor any employee thereof shall be liable in tort 
for damages for any defect or hazardous or illegal condition or 
inadequacy in such building, system or plan, nor for any 
failure of any component of such, which may occur subsequent to 
such inspection or permitting. 

101.3 - SCOPE 

101.3.1 Applicability: 

Building The provisions of the Standard Building Code shall 
apply to the construction, alteration, repair, equipment, use 
and occupancy, location, maintenance, removal and demolition, 
of every building or structure or any appurtenances connected 
or attached to such buildings or structures. 

Electric The provisions of the National Electrical Code shall 
apply to the installation of electrical systems, including 
alterations, repairs, replacement, equipment, appliances, 
fixtures, fittings and appurtenances thereto. 

Gas The provisions of the Standard Gas Code shall apply to 
the installation of consumer's gas piping, gas appliances and 
related accessories as covered in this Code. These 
requirements apply to gas piping systems extending from the 
point of delivery to the inlet connections of appliances, and 
the installation and operation of residential and commercial 
gas appliances and related accessories. 
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Mechanical The provisions of the Standard Mechanical Code 

i 

shall apply to the installation of mechanical systems, 
including alterations, repairs, replacement, equipment, 
appliances, fixtures, fittings and/or appurtenances, including 
ventilating, heating, cooling, air conditioning and 
refrigeration systems, incinerators, and other energy-related 
systems. 

Plumbing The provisions of the Standard Plumbing Code shall 
apply to every plumbing installation, including alterations, 
repairs, replacement, equipment, appliances, fixtures, fittings 
and appurtenances, and when connected to a water or sewerage 
system. 

Other Codes The application of other technical codes shall be 
as they are outlined in the individual adopting ordinance. 

101.3.2 Federal And State Authority. The provisions of this 
or the technical Codes shall not be held to deprive any Federal 
or State agency, or any applicable governing authority having 
jurisdiction, of any power or authority which it had on the 
effective date of the adoption of this or the technical Codes 
or of any remedy then existing for the enforcement of its 
orders, nor shall it deprive any individual or corporation of 
its legal rights as provided by law. 

101.3.3 Appendices. To be enforceable, the appendices 
included in the technical Codes must be referenced in the Code 
text or specifically included in the adopting ordinance. 

101.3.4 Referenced Standards. Standards referenced in the 
technical Codes shall be considered an integral part of the 
Codes without separate adoption. If specific portions of a 
standard are denoted by Code text, only those portions of the 
standard shall be enforced. 
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Where code provisions conflict with a standard, the Code 


provisions shall be enforced. Permissive and advisory 
provisions in a standard shall not be construed as mandatory. 

101.3.5 Maintenance. All buildings, structures, electrical, 
gas, mechanical and plumbing systems, both existing and new, 
and all parts thereof, shall be maintained in a safe and 
sanitary condition. All devices or safeguards which are 
required by the technical Codes when constructed, altered, or 
repaired shall be maintained in good working order. The owner, 
or his designated agent, shall be responsible for the 
maintenance of buildings, structures, electrical, gas, 
mechanical and plumbing systems. 

101.4 BUILDING DEPARTMENT 

There is hereby established a department to be called the 
Building Division and the person in charge shall be known as 
the Building Official. 

101.4.1 Building Official Qualifications. The Building 

Official shall have at least 10 years experience or equivalent, 

as an architect, engineer, inspector, contractor, or 

superintendent of construction. At least 3 years of the total 

10 years of experience shall be as a code (building, 

electrical, gas, mechanical, or plumbing) inspector, plans 

examiner or state certified special inspector or any 

combination of these, provided 5 years of which shall have been 

in responsible charge of work. The Building Official shall be 

certified by either the Building Official's Association of 

Florida, Southern Building Code Congress International, Council 

of American Building Officials or Florida Board of Codes and 

Standards as a Building Official, within 12 months of 

appointment. The Building Official shall be appointed or hired 

by the applicable governing authority and shall not be removed 
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from office except for cause after full opportunity has been 
given to be heard on specific charges before such applicable 
governing authority. 

101.4.2 Chief Inspector Qualifications. The Building 

Official, with the approval of the applicable governing 
authority, may designate Chief Inspectors to administer the 
provisions of the Building, Electrical, Gas, Mechanical and 
Plumbing Codes. They shall have at least 10 years experience 
or equivalent, as an architect, engineer, inspector, 
contractor, or superintendent of construction, or any 
combination of these, for 5 years of which shall have been in 
responsible charge of the work. They shall be certified by 
either the Building Official's Association of Florida, Southern 
Building Code Congress International, Council of American 
Building Officials or Florida Board of Codes and Standards as 
a Chief Inspector, within 12 months of appointment. They shall 
not be removed from office except for cause after full 
opportunity has been given to be heard on specific charges 
before each applicable governing authority. 

101.4.3 Inspector Qualifications. The Building Official with 
the approval of the applicable governing authority, may appoint 
or hire such number of officers, inspectors, assistants and 
other employees as shall be authorized from time to time 
subject to the following: 

Building A person shall not be appointed as a structural 
inspector of construction who has not had at least 5 years 
experience eta in any combination of the following: a building 
inspector, engineer, architect, superintendent, foreman or 
competent mechanic in charge of construction. 
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Electrical A person shall not be appointed as a electrical 
inspector of electrical systems who has not had at least iG 5 
years experience as in anv combination of the following: an 
electrical inspector, master electrician, electrical 
contractor, journeyman electrician, engineer-*- or as 

superintendent or foreman in charge of electrical construction. 

Gas A person shall not be appointed as a gas inspector of gas 
who has not had at least 5 years experience as in anv 
combination of the following; a gas inspector, master gas, gas 
contractor, engineer, mechanic in charge of gas construction. 

Mechanical A person shall not be appointed as a mechanical 
inspector of mechanical who has not had a least 5 years 
experience as in anv combination of the following; a mechanical 
inspector, engineer, architect, or a superintendent, foreman or 
competent mechanic in charge of mechanical installation. 

Plumbing A person shall not be appointed as a plumbing 
inspector of plumbing who has not had at least 10 years 
experience as in anv combination of the following: a plumbing 
inspector, master plumber, plumbing contractor, engineer, 
mechanic in charge of plumbing construction^ — rooehanio —in 
charge of -- p - l - umbing construetion i - 

All inspectors appointed shall be, within 12 months of 

appointment, certified by either the Building Officials 

Association of Florida, Southern Building Code Congress 

International, Council of American Building Officials, Florida 

Board of Codes and Standards, or International Council of 

American Building Officials or Florida Board of Codes and 

Standards as a Building Official, within 12 months of 

appointment. The Building Official shall be appointed or hired 

by the applicable governing authority and shall not be removed 
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cost of such vacation, demolition, or removal against the real 
property upon which such cost was incurred, which assessment 
shall include but not be limited to all administrative costs, 
postal expenses, newspaper publication, and shall constitute a 
lien upon such property superior to all others except taxes. 
2. The Agency Cleric shall file such lien in the County' 
Official Record Book showing the nature of such lien, the 
amount thereof and an accurate legal description of the 
property, including the street address, which lien shall 
be effective from the date of filing and recite the names 
of all persons notified and interested persons. Such lien 
shall bear interest from date of abatement of nuisance at 
the rate of 10 percent per annum for individuals and 15 
percent for corporate owners and shall be enforceable if 
unsatisfied after the expiration of two years after the 
date of filing notice of such lien, as other liens may be 
enforced by the governing agency. 

102.6 - REQUIREMENTS NOT COVERED BY CODE 

Any requirements necessary for the strength, stability or 
proper operation of an existing or proposed building, 
structure, electrical, gas, mechanical or plumbing systems, or 
for the public safety, health and general welfare, not 
specifically covered by this or the technical Codes, shall be 
determined by the Building Official. 

102.7 - ALTERNATE MATERIALS AND METHODS (S ec - Chapter 7 4- 5 6 5, 
Laws - of Florida -;— ao amended 8EE ATTACHMENT NUMBER 2 ) 

The provisions of the technical Codes are not intended to 

prevent the use of any material or method of construction not 

specifically prescribed by them, provided any such alternate 

has been reviewed by the Building Official. The Building 

Official shall approve any such alternate, provided the 

Building Official finds that the alternate for the purpose 
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intended, is at least the equivalent of that prescribed in the 
technical Codes, in quality, strength, effectiveness, fire 
resistance, durability and safety. The Building Official shall 
require that sufficient evidence or proof be submitted to 
substantiate any claim made regarding the alternate. 

102.8 PRODUCT EVALUATION 

Through adoption of this addendum, the Director of the Building 
Division of Palm Beach County Planning, Zoning and Building 
Department shall have the option to direct any inquiries 
concerning new product evaluation to the Building Code Advisory 
Board of Palm Beach County, as provided for in Section 105.2 of 
this Code. Further, the Director shall have the authority to, 
at his discretion, evaluate products under the umbrella of the 
Building Division, and Section 102.7. 

103 - PERMITS 

A person, firm or corporation or other business organization 
that is the owner or lessee of property shall not erect, 
construct, enlarge, install, alter, repair, move, improve, 
remove, convert or demolish any building, structure, 
electrical, gas, mechanical or plumbing systems in the 
applicable jurisdiction, or cause the same to be done, without 
first obtaining a permit for such from the Building Official. 

103.1 - PERMIT APPLICATION 

103.1.1 Any person, firm, or corporation or other business 
organization that is the owner or lessee of property who 
desires that work as described below be performed on said owned 
or leased property, shall make provisions for an applicant, 
properly qualified under the laws and/or ordinances regulating 
the certification and licensing of contractors, owner-builder 
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and lessee-builder, to file an application for and obtain the 
required permit from the Building Official prior to commencing 
work for the following: 

1. Construct, erect, enlarge, alter, move, remove, relocate, 
demolish or change the occupancy of any building, or 
portion thereof. 

2. Install, enlarge, alter, repair, improve, remove, convert 
or replace any electrical, gas, mechanical, or plumbing 
system work or cause the same to be done. 

3. Install, replace, or resurface roofing, or make repairs. 

4 . Install or replace windows or doors including frames, 
jalousie, storm windows or stops, shutters, awnings, 
canopies, or similar items. 

5. Erect or replace fences, walls, signs, or sign structures. 

6. Install or replace masts, towers for television or radio 
receiving-transmitting antenna extending more than 10 ft 
above the last anchorage, satellite dish antennas, flag 
poles, exterior lighting or similar items. 

7. Install swimming pool, wading pool, or spas, above or 
below ground, 2 ft or more deep or more than 500 gallons 
capacity. 

8. Install or replace gasoline, fuel, oil, bottled gas, 
oxygen, nitrous oxide, or similar liquid or gaseous 
storage tanks, pumps, and related equipment, above or 
below ground in a capacity of more than 5 gallons. 

9 . Construct, replace or resurface asphalt or concrete 
driveways, parking areas, hardstands, or sidewalks. 

10. Install or replace docking mooring facilities for private 
or commercial water craft, groins, seawalls, jetties, 
revetments, or similar structures and facilities related 
thereto. 
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11. Install, replace, or relocate fire sprinkler, fire alarm, 
smoke detection, or similar fire prevention and protection 
systems and related equipment or appurtenances. 

12. EXCEPTIONS: 

General._Ordinary minor repairs, installation or 

replacement mav be made with the approval of the Building 

Official without a permit, provided that such repairs. 

installation or replacement shall not violate any of the 

provisions of this or the technical Codes. Other specific 

exceptions are as follows: 

Caution: Installation shall be done in accordance with 

the manufacturers specification when not in conflict with 

this or the technical Codes. 


Building. EXCEPTION : Building (not i ncluding permits for 
e lectric, gao, mechanical or plumbing) permits may not be 
required for replacement or repair work having value of 
less than $1,000.00, providing, however, that such work 
will not effect the structural integrity, fire rating, 
exit access or egress requirements or violate any other 
provision of this Code. In the case of roofing repairs a 
permit may not be required for work having a value of less 
than $500.00. 


a permit is 

not reouired for the following: 

1. Repair, 

installation or replacement of common 

household fixtures to existing energv supply lines and 

outlets. 

Existing energy supplv lines shall not be 

altered or 

extended. (this does not include water 

heaters). 

2. Repair 

or replacement of common household electrical 

switches and outlets on the load side of the electrical 


source, 
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Mechanical. EXCEPTION i Permits shall not be required for 


the following mechanical work: 

1. any portable heating appliance; 

2. any portable ventilation equipment; 

3. any portable cooling unit; 

4. any steam, hot or chilled water piping within any 
heating or cooling equipment regulated by this Code; 

5. replacement of any part which does not alter its 
approval or make it unsafe; 

6. any portable evaporative cooler; 

7. any self-contained refrigeration system containing 

10 lb or less of refrigerant and actuated by motors of 1 
horsepower or less. 

103.1.2 Work Authorized. A building, electrical, gas, 
mechanical or plumbing permit shall carry with it the right to 
construct or install the work, provided the same are shown on 
the drawings and set forth in the specifications filed with the 
application for the permit. Where these are not shown on the 
drawings and covered by the specifications submitted with the 
application, separate permits shall be required. 

103.1.4 Information Required. Each application for a permit, 
with the required fee, shall be filed with the Building 
Official on a form furnished for that purpose, and shall 
contain a general description of the proposed work and its 
location. The application shall be signed by the owner, or his 
authorized agent. The building permit application shall 
indicate the proposed occupancy of all parts of the building 
and of that portion of the site or lot, if any, not covered by 
the building or structure, and shall contain such other 
building or system; and it shall be the duty of the Building 
Official to see that the street lines are not encroached upon 
except as provided for in Chapter 22. 
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103.5 Contractors Responsibilities. Application for permits 
will be accepted only from contractors currently licensed in 
their respective field and for whom no revocation or suspension 
of license is existing except that a sole owner may make 
application for permit and supervise the work in connection 
with the construction, maintenance, alterations, or repairs of 
a single family or two-family residence for their OWN USE AND 
OCCUPANCY and not intended for sale. The construction of more 
than one residence by an individual owner in any 12 month 
period shall be construed as contracting and, such owner shall 
then be required to be licensed as a contractor. Such licensed 
contractor or sole owner shall be held responsible to the 
Building Official for the proper supervision and conduct of all 
work covered thereby. 

An owner or tenant of any building leasehold may make 
application for a building permit to repair or remodel any 
building when non-structural work is involved not to exceed 
$5,000.00 in value, within any 12 month period. 

103.5.1 Supervision. A journeyman, maater - clcotri - ei - an — an d 
p lumber — shall — actively — supervise —en—the— site — cleetri. - ea - l —er 

plumbing — work —fer— their — respective — trades -r Electrical and 
Plumbing work shall have full time supervision bv a certified 

journeyman on site where such work of any nature is in 

progress. 

103.6 - CONDITIONS OP THE PERMIT 

103.6.1 Permit Intent. A permit issued shall be construed to 
be a license to proceed with the work and not as authority to 
violate, cancel, alter, or set aside any of the provisions of 

103.8.6 Required Inspections. The Building Official upon 

notification from the permit holder or his agent shall make the 
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following inspections and such other inspections as necessary, 
and shall either release that portion of the construction or 
shall notify the permit holder or his agent of any violations 
which must be corrected in order to comply with the technical 
Codes: 

Building 

1. Foundation Inspection: To be made after trenches 
are excavated and forms erected. 

2. Frame Inspection: To be made after the roof, all 
framing, fireblocking and bracing is in place, all 
concealing wiring, all pipes, chimneys, ducts and 
vents are complete. 

3. Final Inspection: To be made after the building is 
completed and ready for occupancy. 

Electrical 

1 . First Inspection: To be made after trenches or 

ditches are excavated, underground ducts, conduits 

or pipes are installed and before anv backfill is 

put in place. 

EXCEPTION: 1 & 2 family dwellings. 

First Second Inspection: After all the wiring has 

been run and the panel has been installed and made 
up, or wire and circuits properly tagged with the 
number of outlets, before it has been covered, 
other than to provide required mechanical 
protection, the inspector shall examine same. He 
shall make such observations and measurements, 
together with tests, as may be required to 
determine whether the work complies with the Code. 
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ATTACHMENT NUMBER 2 


SECTION 11. PRODUCT AND SYSTEM EVALUATION 

(A) Administration 

Palm Beach County and each unit of local government 

within Palm Beach County shall have the option to direct 

inquiries concerning new or existing products or systems to 

the Board. The Board will act as a clearing house for new 

or different products or systems, bv evaluating them based on 

the current model codes and any amendments or revisions. 

being recommended for adoption bv the Board. The Board may 

issue evaluation and compliance reports for products and 

systems found to be in compliance. Recommendations of the 

Board concerning new products or systems shall be advisory in 

nature. 

(B) Standards 

The evaluation of new and innovative materials, 
products, systems or methods of construction shall be based 

on the model codes, adopted pursuant to Section 1 and anv 

amendments or revisions thereto. 

The types of construction, materials, systems or methods 

of design referred to in the model codes and anv amendments 

or revisions thereto, shall be considered standards of 
performance, quality and strength. New or different types of 

construction, materials or methods of design shall be at 

least equal to these standards for the corresponding use 

intended. For the purposes of determining compliance the 

product's quality, strength, effectiveness, fire resistance. 

durability, safety, and control of installation, shall be 

guides for consideration. 

(C) Application Procedure 

Applications for evaluation and compliance determination 

shall be made in accordance with the policy and procedures 

established bv the Board. If the application is for a type 

of structure or system, the application will be accompanied 
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by plans prepared by a design professional, together with 

supporting engineering calculations supporting the design. 

Applications for components, materials or devices. 

shall be accompanied by drawings, tests, and calculations. 

prepared bv an engineer registered in the State of Florida or 

other proof supporting the design. 

The Board may employ the use of .consultants to examine 

applications._The consultant shall be a design professional 

with specific qualifications in that area of product or 

system analysis. The Board may establish policies and 
procedures for the processing and review of request for 

evaluation and compliance, including programs designed to 

monitor manufacturing, fabrication or performance. The Board 

or its designee may require calculations, tests or opinions 

from design professionals, nationally recognized testing 

laboratory or approved quality and assurance programs. 

The data shall be analyzed and evaluated for meeting the 

applicable performance standards. After receiving an 

evaluation report, the Board will issue a written 
recommendation on the appropriateness of a the product or 

system for use in Palm Beach Countv. All decisions or 

reports shall be forwarded to: 

(!)_. Product control file: 

(2) Applicant; and 

(3) Local building departments. 

The written recommendations of the Board shall be 
advisory only. It is the responsibility of each applicant. 

contractor or owner to submit individual permit applications 

for construction or installation, to the appropriate unit of 

local government for specific approval or rejection. 

(D) FEE8 

A five hundred dollar ($500.OCH minimum initial 
application fee shall be paid bv the applicant, at the time 

bccadmpg.90 15 10/17/90 

CODING: Words underlined are additions 

Words stricken are deletions 

















































of filing._In addition, the applicant shall be responsible 

for any cost the Board may^lpcur._Resubmissions after 

unfavorable recommendations will not require an additional 

initial filing fee unless final action had been taken by the 

Boards_However, the applicant shall be required to pay anv 

additional cost incurred by the Board prior to final action. 

IE)_Disposition of Fees and Expenses 

All moneys collected by the Board shall be received, 
deposited, expended, and accounted for pursuant to law. The 

expenses of the advisory Board, consultanting fees, testing 

fees, and all other necessary and appropriate fees shall be 

paid by the Board from the moneys collected. 

(F) Disapproval 

Applications_recommended for disapproval, during anv 

phase of the review process, shall be returned to the 

applicant in writing, stating the reasons for the 

recommendation of disapproval. 

(Q) Revocation 

At anv time during the valid term of a compliance 
report, the recommendation may be revoked and become null and 

void for anv of the following reasons: 

(1) Nonconformance with the model codes adopted 

pursuant to Section 1 and anv amendments or revisions 

thereto, or anv subsequent updates to such standards which 

occur after the date of acceptance. 

(2) Deviation from the design on which the 
recommendation of acceptance was based, due to change, 

omission, or substitution. 

(3) Use of the product, components, system, or method 

not within the scope of the recommendation of acceptance. 

(4) Unsatisfactory performance when subjected to 

actual conditions. 


bccadmpg.90 16 10/17/90 

CODING: Words underlined are additions 

Words s tricke n are deletions 














































(5) Appearance of intolerable effects such as. but not 

limited to, toxicity when associated with other materials. 

Notification of revocation shall be provided to all 
persons having received the recommendation of acceptance. 

— Revocations based on reas on (1) or (2) above, mav bP. 

considered for reinstatement if the original anpli^nt 

submits; 

111 Revised drawings, calculations, test reports r, r 

other information to the satisfaction of the RnarH. 

(2) Payment of a $50.00 review fee. 

Hi Payment of additional costs incurred by the Board 
Submittals for revisions shall bear the revised date and 

shall be processed as a new application. Revised reports 

recommended for approval shall be identified to indicate the 

revised date, however, the submittal shall maintain the same 

expiration date. 

(I) Renewal 

One year from the date of acceptance and every year 

thereafter, or upon the adoption of new codes, amendments. 

revisions or standards, the Board shall ask the original 

applicant whether they desire the evaluation and compliance 

report to be renewed. Failure of the applicant to respond 

within thirty (30) days shall cause the report or approval to 

be automatically cancelled. Applicants desiring the report 
or approval to be renewed shall submit a two hundred dollar 

($200.00) fee. The applicant shall also be responsible for 
any additional cost incurred bv the Board, prior to final 

action. 
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